Title 136 WAC 


COUNTY ROAD 
ADMINISTRATION BOARD 


Chapters 
136-130 Regional prioritization of RAP projects. 
136-161 Project submittal, selection and initial 


allocation of RATA funds to projects. 


Chapter 136-130 WAC 
REGIONAL PRIORITIZATION OF RAP PROJECTS 


WAC 


136-130-040 Project prioritization in northwest region (NWR). 


WAC 136-130-040 Project prioritization in north- 
west region (NWR). Each county in the NWR may submit 
projects requesting RATA funds not to exceed five hundred 
thousand dollars per project, except that on one project for 
each county there is a maximum RATA contribution of one 
million dollars; and forty percent of the forecasted regional 
apportionment. No bridge replacement projects will be 
funded. Each project shall be rated in accordance with the 
NWR RAP reconstruction or 3R rating procedures. NWR 
RAP reconstruction rating points shall be assigned on the 
basis of forty points for structural condition, forty points for 
geometrics, ten points for traffic volume, ten points for traffic 
accidents, five points for any project on a major collector 
(07), and ten points for any project on a rural principal arterial 
(02) or a rural minor arterial (06). Prioritization of NWR 
projects shall be on the basis of total NWR RAP rating points 
shown on the project worksheet and the prospectus form of 
the project application. 


NWR RAP 3R rating points shall be assigned on the 
basis of thirty points for structural condition, twenty points 
for geometrics, ten points for traffic volume, ten points for 
traffic accidents, ten points for any project on a minor collec- 
tor (08), and thirty points for 3R safety. Prioritization of 
NWR 3R projects shall be on the basis of total NWR 3R RAP 
rating points shown on the project worksheet and the pro- 
spectus form of the project application. 


A total of twenty points representing local significance 
may be added to one project in each county's biennial submit- 
tal. 


[Statutory Authority: Chapter 36.79 RCW. 07-17-020, § 136-130-040, filed 
8/6/07, effective 9/6/07; 04-05-001, § 136-130-040, filed 2/4/04, effective 
3/6/04; 01-09-077, § 136-130-040, filed 4/17/01, effective 5/18/01; 99-01- 
021, § 136-130-040, filed 12/7/98, effective 1/7/99; 98-09-070, § 136-130- 
040, filed 4/20/98, effective 5/21/98. Statutory Authority: RCW 36.78.070 
and 36.79.060. 96-17-013, § 136-130-040, filed 8/12/96, effective 9/12/96. 
Statutory Authority: RCW 36.79.060. 94-10-022, § 136-130-040, filed 
4/27/94, effective 5/28/94. Statutory Authority: RCW 36.79.060 and 1983 
Ist ex.s. c 49. 90-22-083 (Order 82), § 136-130-040, filed 11/6/90, effective 
12/7/90. Statutory Authority: Chapter 36.78 RCW. 84-16-065 (Order 56), § 
136-130-040, filed 7/30/84.] 
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Chapter 136-161 WAC 


PROJECT SUBMITTAL, SELECTION AND INITIAL 
ALLOCATION OF RATA FUNDS TO PROJECTS 


WAC 

136-161-080 Limitations on allocations of RATA funds to counties. 
136-161-090 Limitations on use of RATA funds. 

136-161-110 Use of other funds to match RATA funds. 


WAC 136-161-080 Limitations on allocations of 
RATA funds to counties. For any project program period, 
no county shall receive a RATA fund allocation greater than 
the following maximum project RATA contribution, or per- 
centage of the forecasted regional apportionment amount: 

(1) PSR: No maximum project RATA contribution; 
40% limit on percentage of the forecasted regional apportion- 
ment amount; 

(2) NWR: Maximum project RATA contribution is five 
hundred thousand dollars, except that on one project for each 
county there is a maximum RATA contribution of one mil- 
lion dollars; twenty percent limit on percentage of the fore- 
casted regional apportionment amount; 

(3) NER: No maximum project RATA contribution; 
twelve and one-half percent limit on percentage of the fore- 
casted regional apportionment amount; 

(4) SWR: No maximum project RATA contribution; fif- 
teen percent limit on percentage of the forecasted regional 
apportionment amount; 

(5) SER: No maximum project RATA contribution; per- 
centage varies by county as follows: 


(a) Asotin County ten percent 

(b) Benton County fourteen percent 
(c) Columbia County eleven percent 
(d) Franklin County thirteen percent 
(e) Garfield County ten percent 

(f) Kittitas County thirteen percent 
(g) Klickitat County fourteen percent 
(h) Walla Walla County fourteen percent 
(i) Yakima County twenty percent 


[Statutory Authority: Chapter 36.79 RCW. 07-17-020, § 136-161-080, filed 
8/6/07, effective 9/6/07; 03-11-046, § 136-161-080, filed 5/16/03, effective 
6/16/03; 99-01-021, § 136-161-080, filed 12/7/98, effective 1/7/99; 98-09- 
070, § 136-161-080, filed 4/20/98, effective 5/21/98. Statutory Authority: 
RCW 36.79.060. 94-16-111, § 136-161-080, filed 8/2/94, effective 9/2/94. ] 


WAC 136-161-090 Limitations on use of RATA 
funds. RATA funds requested and allocated to a project are 
limited to eighty percent in the NWR for projects approved 
by the CRABoard on and prior to April 30, 2008, and ninety 
percent in the NWR for projects approved thereafter, and 
ninety percent in the PSR, SWR, NER and SER, of the total 
eligible project development costs, which include prelimi- 
nary engineering and construction costs in all regions, and 
right of way costs in the PSR, NWR, NER and SER. Even 
though additional and eligible project development costs may 
be incurred by a county for a specific project, the maximum 
amount of RATA funds for that project is limited to the 
amount allocated and shown in the CRAB/county contract 
(see chapter 136-170 WAC), unless the allocation is 
increased pursuant to chapter 136-165 WAC. 


136-161-110 Title 136 WAC: County Road Administration Board 


[Statutory Authority: Chapter 36.79 RCW. 07-17-020, § 136-161-090, filed 
8/6/07, effective 9/6/07; 99-01-021, § 136-161-090, filed 12/7/98, effective 
1/7/99; 98-09-070, § 136-161-090, filed 4/20/98, effective 5/21/98. Statutory 
Authority: RCW 36.79.060. 94-16-111, § 136-161-090, filed 8/2/94, effec- 
tive 9/2/94.] 


WAC 136-161-110 Use of other funds to match 
RATA funds. A county with an approved RAP project may 
use any other funds available for such project including fed- 
eral, other state, private, and local funds, provided that the 
county will be required to use such other funds to match any 
RATA funds allocated to the project with a minimum of 
twenty percent other funds in the NWR for projects approved 
by the CRABoard on and prior to April 30, 2008, and ten per- 
cent other funds in the NWR for projects approved thereafter, 
and ten percent other funds in the PSR, SWR, NER, and SER. 
[Statutory Authority: Chapter 36.79 RCW. 07-17-020, § 136-161-110, filed 


8/6/07, effective 9/6/07; 99-01-021, § 136-161-110, filed 12/7/98, effective 
1/7/99.] 
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